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ACTION SSM-05 

INFO OCT-OI NEA-IO ISO-00 OC-05 CCO-00 SSO-00 PM-04 DODE-00 

CIAE-00 INR-07 NSAE-00 AID-05 FBO-06 A-01 PER-03 

SAB-01 IGA-02 L-03 10-11 ACDA-10 NSC-05 SS-15 NSCE-00 

INRE-00 OPR-02 /096 W 

070826 

OR 131257ZFEB 76 
FM AMEMBASSY TEL AVIV 
TO SECSTATE WASHDC IMMEDIATE 187 
INFO AMEMBASSY CAIRO 

UNCLAS TEL AVIV 1 1 17 

STATE FOR SSM 

CAIRO PASS TO THORNE 

E.O. 11652: N/A 
TAGS: PFOR,IS 

SUBJECT: SINAI FIELD MISSION STATUS REPORT AS OF COB 12 FEB 

1. RCM-SFM5-14 

A. FACILITIES: ERECTION OF BARRACKS #4 IS COMPLETE. 

GRADING FOR THE FLOOR OF BARRACKS #5 IS COMPLETE AND GRADING 
FOR THE VEHICLE MAINTENANCE SHOP IS IN FINAL STAGES. THE 
BATHROOM IN THE DIRECTOR'S QUARTERS IS NOW FUNCTIONAL AND 
PLUMBING IN THE TEMPORARY FEMALE STAEF QUARTERS IS IN THE 
FINAL STAGES. ELECTRICAL INSTALLATION AT THE GIDDI lAST IS 
COMPLETE. WATER STORAGE TANKS ARE ON LINE AND WORKING. 

WE NOW HAVE TWO ZERO EIGHT FIVE SIX SQUARE FEET COVERED 
WITH KELLY CLOSURES. MR.PEARCY DELIVERED THE PLAN FOR THE 
SEPTIC TANK FOR THE TEMPORARY BASE CAMP TODAY. THE PLAN HAS 
BREN APPROVED AND CONSTRUCTION IS SCHEDULED TO START TOMORROW 
IF A D-8 OR D-9 IS OBTAINED. 

UNCLASSIFIED 
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2. COMMUNICATIONS: USG COMMUNICATIONS STILL DOWN PEND- 
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ING RECEIPT REPAIR PARTS PROM THE STATES. E-SYSTEMS 
COMMUNICATIONS PEOPLE NOT AVAILABLE AT TIME OF REPORT 
SUBMISSION TO GIVE UPDATE FOR YESTERDAY. 

C. WATCH STATIONS: INSTALLATION OF SENSOR FIELDS MON- 
ITORING EQUIPMENT SHOULD BEGIN PEB 13 POR BIDDI WEST 
AND MITLA EAST. MITLA WEST STATION WILL BE ERECTED 
PEB 13. 

D. SURVEILLANCE SYSTEMS: SENSOR INSTALLATION IS AS 
POLLOWS: (I) MITLA EAST AND WEST 100 PERCENT; (2) 

GIDDI WEST 25 PERCENT; (3) GIDDI EAST ZERO PERCENT. 
INSTALLATION OP GIDDI EAST SENSORS WILL BEGIN UPON COM- 
PLETION OF IDF DEMOLITION TEAM SURVEY OP THE AREA. COL. 
LAYNE MUST GIVE THE PINAL APPROVAL MITLA EAST AND MITLA 
WEST LAYOUT. 

E. PISCAL MATTERS; NEGATIVE REPORT. 

P. PERSONNEL; POUR PEMALES, E-SYSTEM PERSONNEL ARRIVED 
TODAY. CURRENT HEADCOUN AS POLLOWS; USG-I7, E-SYSTEMS- 
60; ZACHRY-6I; TOTALII38. 

G. MISCELLANEOUS; REQUEST THAT THE POLLOWING ITEMS BE 
POUCHED TO AMEMB TEL AVIV; (I) COPY OP MITRE CONTRACT, 

(2) COMPLETE SET OP ASPR, (3) LATEST EDITION OP PERMANENT 
BASE CAMP PLANS, (4) COPY OP LETTER CONTRACT NEGOTIATION 
MEMORANDUM. THESE ITEMS WOULD BE OP ASSISTANCE IN 
CONTRACT MONITORING. REQUEST CONTRACTING OPFICER 
CONSIDER AND ADVISE WAIVING CLAUDKHUAUM 5001-17 POR 
THE PURCHASE OF A CAR BY ITG FOOD SERVICE SUB-CON- 
TRACTORS. COST SAVINGS COULD BE SUBSTANTIAL. 
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